ENGINEERING 
CHANGE NOTICE 
MPP 
DART AEROSPACE 
LTD 


Date: 
13.06.27IJob No.: 
ADRYes/No: 
N 
ADRDate: 
I 
Ir~:113-572 
Product No.: 
D350-833 
Created By: 
V$.I 
Approved By:~ 


I 
Product Name: 
Dome Light Air Vent 
Checked By: 
.,;;;:;Ill- 
.. 
-. 


Distribution 
Reqd 
Resp 
Initial/ 
Distribution 
Reqd 
Resp 
Initial/ 
Date (YYIMM/DD) 
Date (YYIMMIDD) 
Director of Operations 
Y 
NF 
DQA / QA Coord. 
Y 
PS 
Production Manager / Coord. 
Y 
LUMF 
QC Coordinator 
Y 
ED 
Purchasing Coord. 
• 
CL 
Customer Support 
Y 
SW/LM 
Production Engineering Coord. 
Y 
DD/JLM 
Customer Technical Support 
Y 
MB/DS 
-- 


Production Engineering Coord. 
Y 
DL 
Marketing 
Y 
HM 
Customer Order Processing 
Y 
RMICA 
~I.f'<;S~M 
'( 
"'K 


Reason for Change: 
Update paperwork for P129 Dome Light Air Vent kits for manufacture by Dart 


Documents Affected: 
D4858 Rev A. D4864 Rev. A, D4872 Rev. A, D4873 Rev. A. D4886 Rev. A, D4887 Rev. A. D4888 Rev. A, D4889 Rev. A, D4897 Rev. A, D4898 Rev. A. 
D4906 Rev. A, D4907 Rev. A, GA129-2 Rev. A, ICA129-2 Rev. A 


PAPERWORK 
UPDATE m 
PARTS 
MUST 
COMPLY 
IJJ 
PREVIOUS 
PARTS 
SATISFACTORY 0 


# 
Quality Assurance Actions 
. 
Reqd 
Resp 
Notes 
Complete 


1 
Notify Previous Customers 
N 


I 
2 
Notify Eurocopter France 
N 


3 


# 
Engineering 
Actions 
Reqd 
Resp 
Notes 
Complete 


4 
Required Documents/Drawings Under Review 
N 
j) 


5 
Update Master Document List (MDL) 
Y 
VS 
GA129 Rev. A 
~}d 
13.06.27 \( 5 . 


6 
Update Product Compatability Matrix 
Y 
14~ 
(j 


7 
Create Eurocopter Form (FEE) 
N 
8 
Notify TC / FAA of Change 
N 
9 


I 
# 
Document Control Actions 
Reqd 
Resp 
Notes 
Complete 


10 
Move Electronic Files/Design Joumal 
Y 
KJ 


11 
Update Product Specification Files 
Y 
KJ 
l~ 
O"t 
I IlL, .q>U-- 


12 
Update Approved/Preliminary Dwg PDF Files 
Y 
KJ 
(":1,D~ , II/.) "'to ~ 
13 
Update Document Record (DR) 
N 
-' 
14 
Update Product Development Summary 
y 
KJ 


15 
Update QSI 021 and/or STC Approval List 
N 
16 
Create/Update Parts / STC Database 
Y 
KJ 


I 
17 
Update / Verify ARC Database 
Y 
KJ 


18 
Create / Update Change Record Form /Item Card Database 
Y 
KJ 
All D350-833 kits @ chg 001 


19 
Create / Update PPP's 
Y 
KJ 


20 
Red Decals required? 
N 
21 
Update Document Control Database / Laminated Dwgs 
N 
. 
22 
Update Grey Project / Electronic Binder PDF Files 
Y 
KJ 
I~. d1.(~" 
23 
Update D-PartlM-Drawing/DSVDEO Master Binders 
Y 
KJ 
\-~~,l' -( A.AX' 


24 
Manufacturing Licensing Agreement Update 
N 
L/ 


! 
Description 
/ Action: 
-D350-833-011, D350-833-013, D350-833-015, D350-833-017, D350-833-019 all at chg 001 


, 
-Create BOMs and Routes for all D350-833 kits 
-Create BOMs and Routes for D4858-XlD4887-XlD4888-X, 
D4889-X 
tA 
[7(1Y~ 


, 


ECN Verified & Complete: 
Date: 


H:\Forms\Engineeringlapproved online eng\ECNrevW.xls 


I 


